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PAGE 01 STATE 222463 
ORIGIN EUR- 12 

INFO OCT-01 ISO-00 FBOE-00 OC-06 CCO-00 SY-05 A-01 
/025R 

DRAFTED BY EUR/SOV:MDGRIMES:VB 

APPROVED BY EUR/EX:JTULL 

A/FBO:PWALLS 

A/OC/PE:TLARSEN 

A/SY/FO/EUR:AHANREHAN 

EUR/EX:PBOFINGER 

125832 170523Z/15 

R 161432Z SEP 77 
FM SECSTATE WASHDC 
TO AMEMBASSY MOSCOW 


LIMITED OFFICIAL USE STATE 222463 

E.O. 11652: N/A 

TAGS: ABLD, AFSP, ASEC, UR 

SUBJECT: STRELETSKAYA PROPERTIES - KIEV 

REE: (A) MOSCOW 11611 (B) MOSCOW 12501 

1. GENERATORS: TWO 70 KW GENERATORS WILL BE PROVIDED; 

ONE FOR COMPOUND AND ONE FOR COMMCENTER. (PLEASE CHANGE 
ATT. NUMBER 1 IN PROJECT PROPOSAL PROM 100 KW AND 50 KW 
GENERATORS). SOVIETS SHOULD INSTALL BOTH, BUT OC WILL 
HOOK UP COMMCENTER GENERATOR. OC SENDING TECHNICAL INPO 
AND DRAWINGS OP GENERATOR ROOMS TO ARRIVE SOMETIME NEXT 
WEEK. 

2. GLASS DOORS: US WILL PROVIDE TWO SETS GLASS AND ALUMI- 
NUM DOORS WITH l.FXAN GLASS FOR SOVIET INSTALLATION. US 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 222463 

SIDE WILL INSTALL LOCKS AND OTHER SECURITY HARDWARE. 
(PLEASE ADD UNDER ATT. 1.) 

3. WINDOW AIR CONDITIONERS: ARCHITECT KNOOP NEEDS COPIES 
OF SOVIET DRAWINGS OF SOVIET DOUBLE SASH WINDOWS SPECI- 
FIED IN II, 10 OF PROJECT PROPOSAL . KNOOP RECALLS SOVIETS 
HAD SUCH DRAWINGS DURING HIS VISIT. 
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4. SUBJECT OF REF B STILL UNDER REVIEW AND WILL BE AN- 
SWERED SEPTEL. VANCE 


LIMITED OFFICIAL USE 


NNN 
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